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UNCLASSIFIED 

PAGE 01 MANAGU 04360 061517Z 
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ACTION ARA-10 

INFO OCT-01 ISO-OO FBO-01 AID-20 ST-01 IGA-02 /035 W 

045625 

R 061200Z NOV 73 
FM AMEMBASSY MANAGUA 
TO SECSTATE WASHDC 2833 

UNCLAS MANAGUA 4360 

E. O. 11652: N/A 
TAGS: ABLD, NU 

SUBJECT: USAID BUILDING - COVERED PASSAGEWAY BETWEEN EOB AND 
USAID BUILDINGS. 

1. REQUEST DEPARTMENT ISSUE A CHANGE ORDER TO FBO CONTRACT 
NO. 1030-321232 WITH FURMAN BUILDERS AS FOLLOWS: 

A. FURNISH ALL MATERIALS REQUIRED TO CONSTRUCT A STEEL FRAME 
COVERED PASSAGEWAY BETWEEN EOB AND USAID OB MANAGUA. 33 
FEET LONG BY 20 FEET WIDE WITH 5 FOOT ROOF PROJECTION 
ENTRANCE SIDE. MATERIALS TO INCLUDE ALL ROOFING, FLASHING, 
PURLINS, STRUCTURAL STEEL SPACE GRID, FRONT AND REAR FACIA, 
STEEL COLUMNS INCLUDING METAL COVERING, CEILING GRID AND 
TILE, CEILING LIGHT FIXTURES, REAR WALT. MONO PANELS AND 
DOWNSPOUTS. MATERIALS TO MATCH QUALITY AND COLOR PREVIOUSLY 
FURNISHED. 

ALL MATERIALS ARE TO BE CONTAINERIZED FOB US DESPATCH 
AGENT, SHED #5 DODGE ISLAND, MIAMI, FLORIDA. 

COST OF MATERIALS $ 8,473 
ESTIMATED COST FOR IN- 
LAND TRANSPORTATION 
TO BE ADJUSTED 1 ,000 

SERVICES FURMAN TECHNI- 
CIANS IN MANAGUA 1,604 

TECHNICIAN AIR FARE 329 

TOTAL $11,406 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MANAGU 04360 061517Z 

2. ADMIN RESERVATION $11,406 ESTABLISHED FOR PASSAGEWAY. 
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APROPRIATION 72-1 141004, ALLOTMENT 454-50-524-00-31-41, 

OBLIG 40135. 

3. CABLE ADVICE WHEN CHANGE ORDER ISSUED TO ENABLE USAID 
OBLIGATE FUNDS. 

SHELTON 



UNCLASSIFIED 



NNN 
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Message Attributes 
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Decaption Date: 01 JAN 1960 

Decaption Note: 
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Disposition Approved on Date: 

Disposition Authority: n/a 
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Disposition Comment: 
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Disposition Event: 

Disposition History: n/a 
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Disposition Remarks: 

Document Number: 1973MANAGU04360 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: MANAGUA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: linkl 973/newtext/tl 9731 152/aaaabmje. tel 

Line Count: 67 
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Reference: n/a 

Review Action: RELEASED, APPROVED 
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Review History: RELEASED <30-Jan-2002 by joneskg0>; APPROVED <25 FEB 2002 by kelleyw0> 
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Review Release Date: n/a 
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